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ACTION NEA- 10 

INFO OCT-01 ISO-OO AID-05 IGA-02 EB-08 L-03 CIAE-00 
INR-07 NSAE-00 OES-07 FEAE-00 /043 W 

108082 281231Z/44 

R 280330Z JUL 77 
FM AMEMBASSY KABUL 
TO SECSTATE WASHDC 3710 

UNCLAS KABUL 5171 

FOR NEA/PAB, PASS ALSO AID NE BUREAU 

E.O. 11652: N/A 
TAGS: EAID, PFOR, AF 

SUBJECT: KAJAKAI POWER HOUSE AND TRANSMISSION LINE: FISCHBACH- 
OMAN (FOI) COSTS/CLAIM PACKAGE 

1 . WE HAVE BROUGHT FORCEFULLY TO THE ATTENTION OF 
THE MINISTER IN CHARGE FOR FOREIGN AFFAIRS, THE MINISTER 
OF PLANNING; AND THE ACTING MINISTER OF WATER AND POWER 
THE URGENCY INVOLVED IN SETTLING THE FOI COST/CLAIM 
PACKAGE, STRESSING BOTH THE SEPTEMBER 30 CUT-OFF DATE 
FOR UTILIZING UNCOMMITTED LOAN FUNDS IN AID LOANS 013 
AND 018 AND THE SEPTEMBER 9 ARBITRATION DEADLINE AFTER 
WHICH FOI CAN FILE AN OPIC CLAIM. WE HAVE ALSO STRESSED 
THE NEED FOR A PROMPT GOVERNMENT OF AFGHANISTAN (GOA) 

PAYMENT TO FOI OF FINAL CHARGES FOR THE TRANSMISSION 
LINE, WHICH WAS COMPLETED IN GOOD ORDER AND AHEAD OF 
SCHEDULE. 

2. THE GOA HAS ASSURED US THAT THEY WILL MOVE PROMPTLY 
TO RESOLVE BOTH MATTERS, WITH THE POWER HOUSE CLAIM 
TO HAVE BEEN ON THE CABINET AGENDA YESTERDAY, 

JULY 26. HOWEVER, DUE TO PRESS OF BUSINESS, IT WAS 
NOT POSSIBLE FOR THE CABINET TO TAKE UP THE 
MATTER. 
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3. COMMENT: MINISTER OF WATER AND POWER MOHAMMEDI 
HAS RETURNED FROM SICK LEAVE AND IS ON THE JOB. 
ALBEIT ONLY A FEW HOURS PER DAY. WE FEEL THAT 
THAT BALL IS SQUARELY IN THE GOA COURT AND THAT 
THE TIME FOR A DECISION IS NOW - AND HAVE 
LEFT NO DOUBT IN THE MINDS OF SENIOR GOA 
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OFFICIALS THAT THIS IS THE CASE. 
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